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Message Text 



UNCLASSIFIED 

PAGE 01 CANBER 06849 190018Z 
14 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO SY-07 OC-06 CCO-OO /022 W 

036847 

R 182350Z DEC 73 
FM AMEMBASSY CANBERRA 
TO SECSTATE WASHDC 2198 

UNCLAS CANBERRA 6849 

E.O. 11652: N/A 
TAGS: ABLD, AS 

SUBJ: MODIFICATIONS TO C&R UNIT, EOB PROPERTY NO. 01307 
REF: STATE 236426 

1. ONE SEABEE WILL BE REQUIRED TO MONITOR WORK. ON SITE 
RENOVATIONS TENTATIVELY SCHEDULED FOR FIFTEEN CALENDAR DAY 
PERIOD COMMENCING FEBRUARY 25, 1974. CONTRACTOR WILL 
PRE-FABRICATE TO MAXIMUM EXTENT POSSIBLE OFF SITE PRIOR 

TO ABOVE DATE. PENALTY CLAUSE OF US$75.00 PER DAY 
INSERTED CONTRACT TO ASSURE COMPLIANCE OF CONTRACTOR WITH 
ABOVE 15 CALENDAR DAY TIME SPAN. POSSIBILITY OF 
CONSIDERABLE OVERTIME ON PART SEABEE MAY BE REQUIRED IF 
UNANTICIPATED PROBLEMS ARISE. 

2. FIRM "ON SITE" COMMENCE WORK DATE PROMISED BY CONTRACTOR 
NO LATER THAN JANUARY 25 RPT JANUARY 25. THIS WILL BE 
CABLED TO DEPARTMENT IMMEDIATELY UPON RECEIPT. 

GREEN 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 DEC 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973CANBER06849 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: CANBERRA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731219/aaaaanxd.tel 

Line Count: 44 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 236426 

Review Action: RELEASED, APPROVED 

Review Authority: kelleywO 

Review Comment: n/a 

Review Content Flags: 

Review Date: 21 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <21 -Dec-2001 by williadt>; APPROVED <06-Feb-2002 by kelleyw0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MODIFICATIONS TO C&R UNIT, EOB PROPERTY NO. 01 307 
TAGS: ABLD, AS 
To: STATE 
Type: TE 
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